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Message Text 


UNCLASSIFIED POSS DUPE 
PAGE 01 ALGIER 02334 021554Z 
55 

ACTION NEA- 10 

INFO OCT-01 ISO-OO EB-07 /018W 

033272 

R 021502Z OCT 76 
FM AMEMBASSY ALGIERS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 5220 

UNCLAS ALGIERS 2334 

E.O. 11652: N/A 
TAGS: BENC, BTIO, AG 

SUBJECT: MAJOR PROJECT UPDATE; CONSTRUCTION NEW ALGIERS 
INTERNATIONAL AIRPORT 

REF: ALGIERS 2133, USDOC 15991 

1 . HEAD OF ENEMA OFFICE OF CONSTRUCTION, SENOUSSI, INFORMA 
US FIRMS WHICH WERE PRE-SELECTED SUBSEQUENT TO AUG. 1974 
PREQUALIFICATION TENDER AND WHO INFORMED ENEMA OF THEIR 
CONTINUING INTEREST IN AIRPORT EXPANSION WERE GIVEN TENDER 
DOCUMENTS AND INFORMED OF SEPT. 6, 1976 DEADLINE FOR SUBMISSION 
OF OFFERS. OF FOREIGN FIRMS INDICATING INTEREST, INCLUDING 
CANADIANS AND JAPANESE, THEY SAY ONLY AMERICAN FIRM WAS 
PARSONS AND WHITTEMORE, INC. PARSONS ALGERIAN REP. GIVEN 
TENDER DOCUMENTS IN FEB. 1976 BUT COMPANY DID NOT SUBMIT OFFER. 
SENOUSSI SAYS ENEMA OFFICIALS WERE SOMEWHAT DISAPPOINTED IN 
APPARENT LACK OF INTEREST BY AMERICANS. THOUGH CLOSING 
DATE CANNOT BE EXTENDED, HE NEVERTHELESS SUGGESTS THAT 
COMPANIES WHO REMAIN INTERESTED SHOULD CONTACT HIM (M. SENOUSSI, 
CHEF BUREAU D’EQUIPEMENT. TELEX: DIR-ENEME 52319). 

3. ENEMA NOW HOPES TO START CONSTRUCTION IN JUNE 1977, 

SOMEWHAT EARLIER THAN PREVIOUSLY REPORTED. THEY ALSO SAY 
CONSTRUCTION OF LARGE HOTEL TO BE PART OF PROJECT. PARKER 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 02 OCT 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976ALGIER02334 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760372-0873 
From: ALGIERS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 9761 090/aaaadabg. tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 ALGIERS 2133 
Review Action: RELEASED, APPROVED 
Review Authority: blochdO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 27 APR 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 APR 2004 by DuboseBM>; APPROVED <04 JAN 2005 by blochd0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT UPDATE; CONSTRUCTION NEW ALGIERS INTERNATIONAL AIRPORT 
TAGS: BENC, BTIO, AG 
To: COM 
Type: TE 
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